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PROJECT REQUIREMENT 


For a better coordinated technical approach to the fulfillment of aatenaaa 
and related equipment requirement*, all prericru* and future antenna planning 
will he walcnad thia project fluster. 


PR 0 Jf Cl Ot STR 1 P T i ON 


lb easlat the hate and field atationa is the design of new and renova- 
tion of present antenna «yet« 


to advise the base and field station on the latest developments in 
antennas, and tranaaltter to antenna matching devices* 

ft> establish the antennae, associated equipment and related hardware 
that will be standard stock Items. 


APPROVAL DATE 


approved BY 



1 start ing date 


_ L 


March 1962 


COMPLETION PATE 

25X1 A9A 


6B installation 


1. Upon receipt o f the 


25X1A5 A1 

report on the antennas 


j with VStflt readings for all antennas. 
It was determined that all antennas performed acceptably and 
were instal led prope rly, notification to this effect was 
>1 Hand 1 


6 A sent to the I 


Jand to the inspecting officer, Mr. 


5A1 


so as to enable close-out of the applicab le contracts with 


25X1 A9A 


One minor discrepancy, 

that of VSWR exceeding 2il from 24 to 2b.5 m egacycle s for the 
transmitting 7^B LP, will be explored with| 
reduction to 2*1. 


ies r or the s 

Jto attempt 25X1 Ab 


5A1 


2. Verification of receipt of all materials from 


for rhoabie antennas was sent O L/PP to close 
cu remen t contract (re the ab ove I I Installation). 


6 A to | L all that remains for 
groundln 
grading. 


to complete Is some minor 0 ™ 

. grounding, terminal soldering, support pole relocation and ^ 


25X1A5A1 

According 25X1 <\6B 


that pro- 
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3. Verification of approval for fan and circuitry 
modifications to the AO -2 tran smitting dipole was sent to 
GL/1% in regard to that | | contract . Delivery of two 

prototypes is expected the second week of March. A proposal 
for supplying four spare_par.tfl_kl.t9 , including a bill of 
materials , was received 
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4. 


Plans for the new R-site antenna farm 
were completed and sent to the field as mentioned elsewhere . 


25X1A5 

25X1A 


hi 

6B 


Upon field request, specifications for an. 
special -des ign rhombi c identloal to that planned for 
were cabled \ I within one day of receipt of 


their cable. 


R-aite 


6. Vork was begun on design of a new 
anten na fans modification, upon receipt of a proposal from 
I I for use of a Granger 720-3*5/30 vertical LP, plus 
dipoles, a rhombic, a quadrant, and a sleeve. Use of hori- 
zontal LP f s and conical monopoles is being explored. 
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